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OP THE 

public' WORKS DEPARTMENT. RAJPUMA. 
FOR THE YEAR 1918-19. ' 


Eeventje. 

The total Public Works revenue amounted to lls. 49, 863' as detailed 
helou' ; — 

' ^ " ■ Rs, ' 

XXX— Minor Works and Navigation . , . 24,0C5 

XXXI-r-Civil Works , . . . • 22.74'9 

.XXXIV— Military Works . . ^ . 3,049 

Total, rcvonnc . 49,803 

Of the revenue under minor works and navigation. Es. 16,890 was 
realised from the levy o£ water-rates on account of water supplied for irriga- 
tion purposes from the Government tanks in Ajmor-Merwara, and the 
remainder from fines, etc. The revenue' under Imperial Civil and Military 
Works consisted mainly of rents of buildings, and sales of buildings, tools 
and plant, old materials, etc. 

Expendituhe. 

> 2. The total expenditure (including establishment and tools and plant 
charges) on public works diuring the year amounted to Es.4i66T§?0=as noted 
below: — 7,69,5^44- 



Imjjerittl. 

33— Faniino Relief Works 
35 — Constriietion of Protective Irrigation Works 
43 — Irrigation, Minor Works and Navigation 
45 — Civil Works 
47 — Military Works 

"WAR, 1914. His Majesty’s Government.” S 
Expenditure on providing nccommoda- I 

tion for— Rs. ] 

(1) Indian Convalescent Section, Deesa, 1,474 j 

(2) ' Infantry Ralialion, Deesa 64,069 

(3) „ „ Erinpura . 38,014 1 

(4) „ „ Deoil . 28,088 J 

, Total . 1,31,585 

Jjocal Funds and Contributions, 

Local Funds — Civil Works . . 

Contributions 

, Tahavi Advances. 

Irrigation Woiks! . . . . 

GkandTotai. 


Expenditure 

in 

India. 

Expenditure 

'in 

England. 

Total. ■ 


Rs. 

Rs.' 


1,249 

4,947 

,04,648 

,09,210 

39,810 


1,31,586 


1,249 
4,947 
1,04, 548 
4,09,216 
30,819 


1,31,585 


36,314 

38,716 

3,128 


7,68,522 


35,314 

88,716 

3,128 


7,68,522 
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47.— Drr3?RTATi ^riLlTAllY WORKS. 

jril.tTAllT RUir.UJNO.H AXn Ro.\M (O)tnrNAUY). 

3 . The expend it Mr« on Oripiiinl WorJcf nnti on Repairs (exeliulini,' Con* 
tribuf.ion.al Works) was Jts. 3.035 and Its, 10 .(M 5 I respcetively. 

TJic followinij original minor works, eveeediu}: Its. TiOO eai.‘h.,wcre carried 
out, or were in jiioj'ress, during the year: — 


Itn. 


T4f 

/»M*/ i»)r 

lu. 


ComtilclciL 

r.r»!i 


l/CO 


1,07' In 
71*2 

t . . „ 

r-oo 


JJ,—AtcctKn<iilaiien fi'r IrtiUnn TVrry.j ~ 

(!) I’rovitlin!r n.iV‘< Htt<l liAti<;iiii; nipr*, 

c!c., for -l.'i tw' tn ill Kriitp'ira n.HjiiiAl . 1,«5S 

(2) rixinjr ;!Mb1'A.o in Stuliim lloitp'i.s), t)is»a. 's| 
il*.— f,Vf:rrrt/ Cin/r «!"(’(:/ //'er/t*.-- 

(:i) Con«trm'*.ini: a niinimnre rillo mti"e in tlm 

.Atm S.ntiilariuin ... , l,l£2 

liaTTttci: 

New Kiijijily of Itarrack anil lliv.j.ital funiiturr 
for.** 

(•1) Jlriniuini Ilo'iibal . . 2,207 

(fi) OlfictTi.’ tVnTii . , 1,000 

(<i) Stiii|ilyin;; fnrjiitnre fur (ho Itulian Sjotion 

Ifo.jilt.-ii, !)i\ili . . , ."OS 

Ko imijnr oorks were rarrital out during iJie year. 

MiLiTAiiA' Wonics cos.vi;fnri> wn'ji jifi: Wai*.. 

4. The following is an aeoount of the .speeinl military works at Deesn, 
"Rrinpura and Dcdi earrieil mtt by the I’ublicWorksDepartmi'nt.Rajpui* 
ana, in connection with the war; — 

(rf) K.riW'mliUtrt'’ in conneetion trith {he eslahlifhmntf of on JttfUan Con- 
r.ttlcfccnt ^Section of Jhetn . — The work of putting the vacant military 
buildings at 1 ie'“.n into a proper slate of repair, fur the n<(> of the Indian 
Convalescent Dejv’l vtablislo-.l at. that station, which was undertaken in 
.Tarnrary 1017 , was eomideted during the year. The total expcndlturo incur- 
red on the prujeol was Rs. as detailed below; — 


Original wml;* . . . 

Jtt'pair* 

lN5aliUi.litiieTit and teoU and plant cliarcrs 

New supply of Uarrack and Ilnipllal furaiturc 

Total 


X***f^*XtM 

Uii il. 

f* 

Its. 

ll«. 

iio- 

31, coo 

402 

CSM"U 

. ;i3,5J.*5 

PiO 

35,208 

1 »,5r-s 

ltd 

15,583 

7ii,.120 

1,471 

70,015 

. 3S,rtS3 


33,077 

. 1,17,0:.? 

3,100 

1,18,802 



and 

furniture 

The folloiviog'is a list of the Works* Repairts, etc., carriHl out for tho 
•' Convnlchccnt Section ” at Dee.s.i, since their inception in 191 G -17 upto the 
end of 1918-10 


Original vorh , — 

1 Constructing an incinendor in European Infantry 
Lines • , . . • 

£ Conslrtieling cooking FlioUers . - . 

3 Petty works and new windows in Canteen, Eurojican 

Infiitilry Lines .... 

4 Providiiitr fire-scMciI moraldc latrines • 

5 Additions nnd alterations to oiHimting room in 

Station Hospital ^ . 

O’ Providing cOneretc floor nnd oi>cnirg ■witidows in 
Native Infantry Lines .... 

7 Additions and alterations to Slaughter bouse No. 7 

8 Providing fuel shed in Enropcan Infaiitiy Lines 




Jfts. 

£50 

7,Sl>0 

00 

4,500 


8,743 

400 

•ISO 


its, 

185 
8, 807 

M7 

4,350 

I *U . 

7,800 

4.')0 

f 3,000 ■» 
t-i*S 7 C / 


Coraplclcd. 


»» 


}i 

f» 




SiUi^atid 

’ , • * eoiL 

Original works. — (Contd.) lls. 

0 Providing galvanized iron tanlcs for liolding water . 2,002 

10 Making iron gratings for Sub-Assistant SurgeonV 

quarters . ' . „ . ' 400 

11 Providing new latrines . . . S,480' 

12 „ „ urinals . . . 005 

13 Unforeseen additions and nlttrations ' . . 1,500 

Jtepairsi - — 

14< Special repairs to Royal Artillery Lines . 5,820 

16 „ „ Britisli Infantry Lines and Station 

Hospital . . . 11, 184 

16 ' „ ^ „ Indian Infantry and Cavalry 

Hospital . . ' . 005 

17 ,, „ Supply and Transport buildings . 027 

IS „ „ Indian Infantry Lines . 10,772 

19 „ „ ^ Cantonment roads . . 3,325 

20 Unforeseen repairs . . . .... 

Furniture . — 

21 Filth carts ... . . 880 

22 ^Vutc^ carts ... . . 1.800 

23 Receptacles cook-house, urinal and null . 1,700 

24 Set of asceptic furniture . . . . 1 ,200 

25 Tables bed-side . . . . ‘ 1,400 

20 Mosquito poles and teak battens . 5,000 

27 Charpogs laocii with . . .10,419 

28 „ with nctoor for hospital . . 2,475 

29 „ for reserve . . . 925 

SO Siib-lic.'ids upto 500 . . . 1,650 

31 Contingencies .... 1,672 


TtftrtSiluf 
io #nJ 

Rs. 

1,906 Completed. 

79 „ 

3,480 : „ 

605 „ 

2,222 . „ 


11,184 '12,380 


768 

1,463 

10,071 

6,989 

190' 


873 

1,199 

1,490 

1,1.70 

1,400 

6,033 

16,650 

2,760 

602 

2,707 


(j5) Promding temporary accommodation for Indian Infantry at Peeaa , — 
In April 191b ih was docided by Army Headquarters, Indi.n, that the barracks 
at Deesa should be given up by the Convalescent Section and allotted to one 
of the prospective new battalions of Indian Infantry. Various works and 
repairs estimated to cost Rs. Sd'.GOl (inclusive of establishment and tools and 
plant charges) wore undertaken to adopt the barracks for the xise of the 
battalion, and an expenditure of lls. Gl-.OSO (inclusive of departmental charges) 
was incurred during the year. 

The following original works and repairs w'crc carried out during the 
year : — 

t9$U S9JS’S9, 

Rs. Rs. 

Indian Infantry Zincs.— ‘ 

1 Constrr.oling cooking-shcds comprising 16 blocks . 10,210 10,119 Completed. 

2 Repairs and alterations to married quarters to ncrommo- 

dato single men .... 6,61 7 6,357 In pronress. 

8 Providing verandah on the front side of married “ 

quarters . . .. . 7,214 8,224 Completed. 

4 Turning tiles and^ special repairs of married quarters 7,216 6,263 In progress. 

6 Alterations to, amt turning tiles of. Armourer’s shop 

and SlnfE Sergeant’s quarters * . . 790. 055 „ 

6 Providing arm-racks for |rd Gaur llralimans . 1,072 1,001 Completed. 

Foyal Artillery and "British Infantry Lines . — 

7 Special repairs, turning tiles and. rotiling Station 

Ilospilaf, and European Infantry and Royal Artil- 
lery Lines . . . . 29,788 " 17,129 In progress. 

8. Making arm-racks for 450 rifles for the 1 20th Infantiy 394 

9 I’ctty works required in subsidiary buildings . 141 80 ,, 

10 Providing a pump for drawing water from wells . 4,160 Eicccutcd in 1010-20 

11 Repairing damages caused by heavy rainfall to kateha 

■ barracks in Native Infantry Lines . . 4,167 8,847 In pro<»ross. 

12 Making kit-raoks for married blocks of Indian ° 

' Infantry Lines ... . , 846 . 508 „ 

18 Conversion of .existing ‘A* rifle range into gallery 

pattern range and repairs, etc. ' . . . 8,824 3,864 - Completed. 

14 Minor works in Britisu Infantry Lines . ’ 082 874 „ 

The whole cxponcliturb was dohilcd to " His Majesty’s Government.” 




4, 


$ 


(C) Erpnnsion of the Indinn Jn/anfry Lines at finupurn. — tn August 
1018 instrucUona wero mioivcd (Immgh tho CoinnuuitUng Royal linginrcr, 
V (jlDiow) Division, to nrrnngi* for llu‘ nccoinnimlnlion (»r :J70 mlditiorml nion 
(including followors, Ho.) in the Indian Infantry Janrs at Rrinjmr.i. The 
works wero taken in hand forthwith, hut on the cwsation of JiostiliticH in 
Novomher 1018. ordor.s were reotMve<l to stop work on all Inuldings not nhove 
plintl> level, and also on all huildings of which the cost of conip'lefion would 
exceed tlin ro>»l-of nhandoinnent having regard lathe cojujieiitiiion ijiat mav 
have to he paid to coutraetoi's. 

The e-sliinafed cost, of the \vorks compleled. and fho«'.* which have t.ineo 
hceu onlered to he emnplcted amounts to Rs. fi0.8U (imdusivc of est.ahlish- 
meat and tools an'd jdnnt. cdi.argcs), .and the expenditure incurred thereon to 
cud of 3‘.US*10 is Us. .'IS.fU f indudint; the departmental rlnirgcs. 

rollowing is- a list of lito works exeented iipta olst Mardj ItUO; — 

Its. J{«. 


1 Vive Inrrftft.s for t'O jiin;;!'’ ni^-n# each . • 

2 Vrevi.liti;; lilo« «» r<*>f< ef it k-ifr.wkff f,.r jC 

single jn('!i , 

3 Cftn-itructii);: 3 ... 

•» ,1 ) t l>s'.tiiif(.f riit>!c1f< f<>r 3<f* inr*n 

fi S|svi.iJ to 11 htt Add ritern.il Jifiie [»?.n*er j« 

. ... 

fi Con^trllr^itll; fAtuifi coin'll fi’r 2rif» nu-n , , 

• „ rilic rA«}r.H . . , 


2P,*.it; 

■i.ann 

2,oV.» 

4.1l» 


R. aof) 

S, nii(i 

•l.itna 


Inpnujrt-'f. 

I 

I (IV-ailt rtf Atj'i'ndi* 
j i-jfh d'sti.Morl; 

AO’ -t AVAlInhlr. 


J 


The cod of the nhovo works is nli) dchit.ah|<> to " His MatVstv*s Oovern- 
mojit." . ' 

(/jy Lrpnmi'^n of the huiittn Jnfnntni Lines ni Deoff— In Septemlier 
lOlS the Qii.nrter*.M;isler-OeneMl in India asked the Puhlio Works Department 
to nrnmac f »r tin* pnivNion af temp tniry a tdiiinual nectunmovlatiou for 1,000 
men in the Indian Infantry Urn's at DmU C.iutonmenf. 

The estimat*’ I eo-t af iht! works nm uinte I la Us. l.BSjo 1 ; -letnh-rs were 
invited ntnl onlers is-'iied locutitr.uutirs tottdleel materials and make mres^arv 
.nrrangemenis to .sl.-irt the works ns quickly as possible as desire,! hy ih’e 
Jfilit.ary authorities. However, ujKia the nnnouncemenl of the armKt we in 
Kovojjihcr lUlS, orders were received to stop tlm work.s at Do>li, which hy 
then had not j>ni-4ro-st,sl Ifyond cwlleetinn of materials and exeav.ation of 
foundations. The tot.nl e<-tiniatcd eont of the actual uork done, inelinlin’* 


materials coUc.'t«‘d and compensation jwyahia to coutrxielors, atnounts to 
Its. .'12,dtS7 (e.velusive of cstahlishment .and t/xds and plant rhar:;<«.), while Ihe 
actual expenditure incurred on the pmject to ejul of 11118*10 is Us. 28.0S3 
(including departnientni charge.*.-). .Some of the materials collected have .since 
hcon transferred to the Military Works S*-rviei>5, and other artii-h-s disj»os.vl 
of hy pnhJic anetion. Tim .aceoiuifs for the work will he dosed dtiring 35)10*20, 
and the expendiinre is dehitahle to “ ITi.s Maje.sly'a Government.” 


.I5-I.MPr.IUAL CIVIL IVOUKS. 

Civil, UuTuuxcs. 

15. The expenditure on Original Works and on Kpp.airs, Civil Buildings, 
was Us. l.l.'t.D'tl and Us. <Jl,772 re.speclively. 

The following Original Works, exceeding Us. GOO c.ach, were carried out, 
or wero in progre.ss, diiritig the vchr 

r„f. 

Its. Its. 


512 . Completed. 

J,CtC 290t „ 


iis m 


Pw/t or/7 Tdr^raph ^, — 

1 Making nrw* ronndaiions for the engines to Iks crccfod 

in ihr TcU-graph Ofiiov, Ajmer . 

2 Bst.-nsinii fif the Unginc ftn<l Itnltory room nt. (ho 

now Toll-graph Ottiis*, Ajmer . 

8 Proviilin^ wire-Ranra to all mUer iloors, wimlows wnl 
vent! hit ors, and iron Fnn*)ihadcs to windows and 
dorinnr windows in the I’oslinastor's quarters. 
Aim P/Kt Ofliis) . ' . 


.’.ulJI.ftmrat sni] tb«U kill] plant ir}Mrt,Tk. fCofinlibnl irorlc cf pnvSoni j»r. 



6 



^dminiilratxov— 

4 Alterations to the new Treasury English Office, Ajmer 

5 Constructing a kitchen for the A.G.-G.'s Confi* 

. 'drntial Clerk's quarters at Ajmer . ^ . 

6 Additions and iterations to the Old Agency Hospital, 

Mount Abu (used as residential quarters) 

7 Constructing a cook-house, store and latrine for the 

Agency Oilice Superintendent’s quarters at Mount 
Ahu • • 4 • • 

8 Adding, a bath and dressing room to Assistant’s 

quarters. No. 2, “ Hillside,” Mount Abu 
g Providing accommodation for Tchsil, Forest and Police 
Staff, etc., at Mount Abu . • • 

10 Providing record racks and renewing windows in the 

Library attached to the Agency Oifice, Mt. Abu . 

11 Improving three fireplaces and chimneys in Assist- 

ant’s quarters. No. 1, “ The Dell,”’’ Mt. Abu. 

12 Providing a cart and machine shed at the Abu 

Residency . • • . • 

13 Providing turf tennis court in f he compound of the 

Abu Residency .... 

Editeati««nl . — 

14 Constructing new Government High School at 

Ajmer (including cost of land Its 81,b00 to end of 
1918-19). .... 

16 Constructing a Hoarding IIouso for 20 students at- 

tached to the Normal School, Ajmer 

10 Constructing two additional class rooms in the Nor- 
mal School, Ajmer .... 

17 Adding a class room to the Secondary Vernacular 
• Schools at Saradhna, Pisangan and Masuda 

18 Providing Sadal wood beams for rails under the 

roofing slabs of existing blocks of Normal School 
Boarding Ilousc, Ajmer . 

19 Improvements to Superintendent’s qiuarters attach- 

ed to the Government College Boarding House, 
Ajmer . . . . • 

20 Constructing a kitchen for the •Secondary Vernacular 

School at S.awar . • . • 

21 Extensions of the Normal and Model School build- 

ings, Ajmer . ; . . 

22 Constructing a Bo.arding House, Superintenclont’s 

quarters, kitchen and four-seated latrine for the 
Secondary Vornaeular School at Bhim . 

23 Providing wire-gauze shutters, oven and culverts at 

the'Al^u High School . • • 

24 Dismantling old latrine and urinals and reerccting 

the same at the hack of Abu High .School • . 

Jails , — 

25 Constructing a cattle-shed at the Central J ail, Ajmer 
Police . — 

26 Providing wiro-gauzo doore and wall-alrairah to tho 

Police Office,. Ajmer . . . 

27 Laying another layer of country tiles to _ Single 
• Constables’ Barrack roof in Police Linos, Ajmer . 

28 ponstructing n Hcgimcntal and Political Office at 

Kotra . • . • • 

■ '-29. Providing wire-gauze doors and m'ndows, and 
sbclves, etc , in tbo Police Hospital, Ajmer 
80 Coiislructing an additional Married Ilc.ad Constable’s 
quarters at Mount Abu . - . • 

31 Construoting a cattle- pound at Mount Abu 


€0$t* 

Rs.” 

T*ffnltivr9 

Rs. 

' 

961 

606* 

'Completed. 

847 

741 


633 

621 

II 

],6:)4 

942* 

II 

1,185 

1,187 

r; 

59,047 

1,087 

3D,798t In progress. 
51, 090 j 

1,188 Completed. 

725 

60* 

II 

C46 

627 

t 

if 

, 587 

648 

II 


4,83,784 

1.14.832t 

l,r>0,2G9t 

In progress. 

11,015 

, 7,C05t 

1 2,881 1 


9,070 

4,07.‘lt 

lOjllbJ 

II 

' 5,164 

1,011* 

Completed. 

912 

1 

871 

II 

767 

800 

II 

1,746 

1,631 

II 

1,91,718 

2,547 

In progress. 

10,761 

9,346 

lu progress. 

096 

098 

Completed. 

649 

423* 

II 

904 

1,027 

II 

661 

4t 

678t 


1,600 

1,680 

» 

4,222 

382t 

4,270t 

II 

890 

017 

II 

1,715 

1,433 

1,704 

1,432 

II 

II 


*Uufiuisbc(I work of provinus year, f During 1918-19. 4:To onil of 1918-19, 





'V 


'V 


fl 


tttf. J0nm» W* 19, 


3fueflfttni'Pii *> — 

U*2 Survoy <>f Dili's for liHi'Mlns# S't nliu 

IJ'l'-lO ... 

,*5:1 Prt'viiHttjr firi’p'iH-f, <OMi|.|,t.]i!ni.tr>r iWr, nnel |.ijH'ii 
fur r. \V. l». qn!ir1(<n<, AI>m . 

('iiio’nii tiiii: 11 J.itrini' nml <»inrS-varil in 

1 ’ W. I). No. .Xlm 

JiS ('o'l'i.'rurtins; n rfAMo arnl for (hr Siilc 

Ovcr'i'crV ijisartow, Moui.J A?>ti 
' itCt A<Iititio)i'i Atilt nlioritlMtoi t'l 41 1 * I'rcrtitivi' Ktiftiin ••rN 
rc-iiloiui*, “ Sprini'Iii'M,'* Miutiit ,\ti« . , 

,Vf trr//(!Brp,"t Irij iiirr-entt,~ 

III ICnvltnf; lnumhtry jiilt.irii on Al m Tji-a'ihI limits , 


vna 2i{.027 Jintl R*;. tf-ipirf ivrly. 

Oriffitiftl (.•.nrnViI nut ur in imu 

lirluw ; — 


J I’riivMin': wiii'r «'a 1U t » ^•rill.:l‘’^ ami ntli.-rS-f on 
Nftiiral .vl-.\lnti!;Un\vt.t lii.i.i! . . . 

2 Iniptovitijt ilnii»ia;:t* <"f .Xjrti'T'Hf.iMar niil-' 0 

fiirl'inj: 1 , iijiji' - ito Ajii'iT U'lilw.iv S!.4ii’Mi 
ft Cini'irm-'.iiij' an Anlio-l a*, t’hliiiMl«-n in tmlo 

14', furVni!; !!, Al>n (‘art . 

4 roi!ii*»iii'tit«..* .% ir-H'^i-wuy tii'fi tl.<* Janairiter nt 
nrjjijDifn .... 

f> Miikim: i« fii'tv <5!v«'r'!iii( a'lil ri-’oiilKn™ rulvrris al 
(.'liliil'aK ri, I'lili* JU, fur! ’ii;f ft, Aim Cart Head . 

li Ilffl'-irln;: tlie rJiff (.mllcry in iniir ."| furlinpr ‘1» f«t 
fi.M, of .\lm Cati ItoAil . . • . 

7. Snpplyini; new* furtiitnrf', etc , for tlie Inflection 
J>iin|^!t<w At Iirii)]iura . 


It^. 


Hr. 


cr»:\ 

071 


«ts 

MJ» 

\ 

tf 

fins 

G2t 

1* 

V.'li 

027 

ft 

h'-.'i 

f,0s» 

If 

l,ft'9 

l,l9rt 

It 

(JlVtf,. 



llcjiairs 

, Coinruunic.'tlions, 

during 

the ye.nr nre noted 

0*i, 

lU. JlK 



S.07S* 

Conijdcted. 

2,70.1 

J 

In j'ragU'Ss. 

7.019 

7,fts 

CoRijdelvd. 


5,r.t,i» 

i> 

4,151 

Vpof- 

4,CPSt 

ti 

2,093 

40* 

»» 

1,059 

4:s 

In ]>ri>"re*«. 


dH—MlNOIl ■WORKS AKR K.WIG.VTIOK. 


7. TJu* oxppmlilnrf' iin'lrr lln>! liMfl for Works nnil Roj).t5rs, inelmlinc' 
Jisfalilisliiiiont flud 'J’oois .ntiil JMnnt. mo.s' Rs. l,pl,r»-l-S,-v]ucli v.'ts incurretl on 
the jiiiiiiitennnci' atul rt'pnirs of Government tanks in Ajmer-Wt'rwiiKi ; — 

The following Original Works, oxcee.ling Its. GOO each, were carried out, 
or were in nragress, tlurinc: the yoiir : — 

t.il. 4 «n»y jl. 

Its. Hr. 

. Caj-ihl rerl-r— 77r>J vnrit , — 

1 Ili'.tnrintj the Makri'm Tank in H.\war Sub-Collcc- 

torato ..... 3{,2Sfi P,0H2 In rrogrerf. 

Jirrer.vt trprlt. — Z’rfrr.oiVn’ ar.<l Jnf.rPrfnf.h — Tarliom? 

JlettfrPtrj , — 


2 Stronj'theninir the (lam of Pahrcln Tank 2C«. 29*214, 

Ajmer Snli-Collootonite ... S,Sti3 

ft Itniirnvinfj iliict No. 1 of D.al(rcl.a Tank No. 29*214, 

Ajiii'T Siili*Collfvtr,rato . ^ ^ . 1,409 

4 Iinprovinfr ducts of Hajo'i Tank No. 87, Ajmer* 

Suh-ColU'ctoratc . _ . . . ^ CIO 

6 I’rovidinij n weir to Iiacltmipani Tank No. CS*C0C, 

Ajmer Siih-Colicctors’.to . . . ■ 817 

C Sirciiulheiiijig IJ.slwanla Tank No. 11*082, Ajmer 

Siil)*Colh*e!ora'e . ... . 500 

7 Ki'htiikJin^ portions of duets Nos, 1 and 2 ofllnmsar 

Tank No, Mi-29, Ajmer Siih-t.’olleelonxte . 2,!51S 

8 IlDltiiildiinr sluice No. 1 of Kluirchin Tank No. 18*7.15' 

at Hhimpura ‘ . . . , S09 

9 Rehnildinir slufec No. ’ of Lakholao Tank No. ftO-CGS, 

Ajmor Swli-(,’ollcctomtc . . , 1,401 


4,170 

If 

,213* 

ComplctcJ. 

ftr. 2 t 


C27J 

ai 

C7S 

la pwgress. 

400 

Completed, 

1,520 

In ptogri'ff. 

833 

Completed. 

1,1.31 

ft 


•UnCnWirl wort of prcvwtti year, tOurSne UUS-tO. JTo tail of tOiS-lO. 


I 
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/» 

Jlevennc worl-s.-^fContd.) 

XiUmata 
coiU * 

Rs. 

Rs. 


10 Providing dry stoiie pitching to Padahagar Tank 
No. 48-45 iit K.licra Kalan in Todgarh Sub-Col- 
Icctoratc . . . ' . 

1,456 

1,319 

Completed. 

11 Raising Bara Tank No. 13-12 at Banjari in Todgarb 
Sub-Collcctorate .... 

1,213 

1,265 

IJ* 

12 Providing dry stone pitching to Rsitahlmta Tank 
No. 64-25’l. at Nolia Lalpura in Todgarh Sub* 
CollcctoTatc .... 

809 

' 523 

In progress. 

Buildings . — 

. 13 Now supply of furniture and crockery for Inspection 
bungalows and huts in Bcawar Siib-Division 

865 

/ 

818 

Completed. 


OONSTEUOTION OF PEOTEOTIVE lEEIGATION WOEKS. 

' ' 8. Tho expenditure under this head was Its. 4,947 on the wwks noted 

below : — 

J7tlinattd 


Trelimimry expenses . — 

1 Taking river diBoliargn observations in Ajmor-Mcr* 
wara during the monsoon of ] 01 8 

% Survey of famine relief projects in Merwara District 
during 1918-10 . . . . 

8 Survey of famine relief projects in Ajmer District 
during 1918-19 . . . . 


roif . aMTtng 

Its. Us. 


898 

2,57a 
8,080 J 


4,947 


33.— FAMINE RELIEF WORKS. 

m 

9. A sum of Rs. I,'24i9 was spent under ibis head during 1918-19 on the 
following work ; — 

flffnofll 

Its. 

fiepairing the front slope of Bnpnagar Tank No. 49-46 

at E-hcra Kalan in Todgaru Sub-Collcctorate . 8,807 

LOCAL FUNDS AND CONTRIBUTIONS. 

Givjx. TFosks, 

10, The expenditure on Local Funds and Oontributional Works,- Civil 
(including establishment and tools and plant Charges), was Rs. 85,814 and 
Rs. 38,716 respeotivtiy ; — 

The following Original Works, exceeding Rs. 500 each, were carried out, 
or were in progress, during the year ; — 


Omoil^AZ WoJtKs. 


' Excluued Local Funds. 

£i(i'nafc^ JTxrfRiiVvrt 
cost, ’ iartn^ 291B*19» 

Us. Its. 

1 Petty works required in tlie Victoria Hospital, Ajmor. 534 604 Completed. 

Z Improvements to District Fund Itoods in tho Nosira- 

bad Sub-Division .... 8,448 25(1 In progrCBS. 

OONTKIBUTIONAL WOBKB. 


3 Connecting Poysagar pump with tho Bhaonta main . 4,601 

' ; 

4 Providing an additional room .for the Primary School 

at Sawar . . . . . 8,579 

5 Constructing a now room for the Vernacular School 

at.Baghcra' . . . 2,611 

6 Constructing Nurses’ quarters and wash-room attach- 

ed to tho Female illiesiori Hospital, Ajmer • . , 7,3l7 

7 Conslruoting a now School IIouso at Kotra * . 5,085 


313* Completed. 
4,582t 

8,287 In progress. 


2,880 „ 
5,128* Completed. 
5,07 7t 

j ' # 


•Darin§ 1918-10. 


' -(To end of 1816-19, ' 
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Jh'i'. ijr.it. 


Civil liulIilinuH • > ♦ 

rmnnnifii<'<iHfini . . . 

Mirfi’lIfttiPDUK l*«Wip ttnpriixriiu'iitn (wi\(('r-i.wj»i»ly) 


: uns-in 


.f 4*«1 f i »«<!» 

iU. lu. 

HI* 

I.O'JI 


Mil' 

... 





Total 

C()S ri\ 1 1!1' CJ O.VA I. "Won K n. 

n. Thi! followim: niUitary contrihutionnl worjis won* alf^o cnrriul out 
(hirint: tho ju-nr : — 

1 j'lxlpnillll" lilt' rxi'.lit.It kilflicit iifl'l r inwriilu: 

InilorV li'ittN' »»((« n »:t'»v J.i!<!»'» ft! llif Aitu 
l»-vwr»'iie<' Si'lit"! .... 

2 lixlt'tifion t'f ‘irrtnui'l of t!i.> ,\|in Irtv-’ii'tuv 

5?flit>'l ..... 

3 Cmi'lnirliii;; f'liir nt).t»li'r-.' in llip .\liii 

liftwrt'lU'v Srlitn'l .... 



Ivl l« 

It. 


'}U. 



1 , 1 S 7 

(N'mplptrd. 

l.Jif 

5 :><i 

In jirn;:f<*i. 

i,nr> 

},tn 

Ci'injilelrd. 


i-..staiu.isiimi:nt. 

12. The r.<fal>Ii}'1inifn< c'liar(;f«i fur <Ih< jcnr nnumntrd fn 

31*5. ],r,rf,<'{lS n's (Itlftilffl liflow, OP 22 ‘ItO jmt fi'nt. Mjy»n ihr outlay o» U’orktt 
niid llopnirR (rxrludiii!; outlay on wliioh l%*'tal»HthnM'nl olmrirfa wi'rt* Kju'fiallv 
oxniijdfd or wun* not Icvialde uiidfr tin* Huli-js). ii'. no.ninM I'tl "? iii'r ei'ut in 
tho 


r«nd and Major In ad. 

l Jiitlal «iu I'rk* 
and n'jtatoi t<n 
wliicli ji r' 
ri'nlaj;!* is 
rli-irKt-i*. 

Cliantp? f.^r 

Ilirnt. 

Kient iijvni tfir i'n‘liv.».n 
M I'fLs and Itpj fiir, 

UMsif*. 1 

iMnint.M,. 

Up. 

lU. 



•in—Minop IVorJc*! tind Knv* 





ji'aii'Mi 

00,789 

29, 00.3 

42-42 

2S-19 

35 — rroloidivo Trriuntion 

MVirl.s . . ’ . 

1 1.23 1 

451 

30-79 


47 — Military Works < Onliiiaryj 

22.009 

•5.217 

22-08 

2S-1S 

Jlarrack Di'partiuant ■Military) 

9.501 

9.50 

1000 

• • • 

*’ War (’onliollcr.” (Ilis 
Majt’s! > '}s 1 iovyriinn'iit) 

’ l,IO.5S0* 

11.202 

9 50 

• • • 

45 — (livil 'Works , 

3,25.1-11 

74.2.H0 

2-283 

1 31-11 

Civil Hfjiartmont. (on acoouni 


- 


* 

of Itfiddcncy fnrnituri>. 
Ajnu'r nud Aim Jl«>- 
idont'ir-sl 

i 

9.C3C 

2,1CS 

22 50 

• •• 

^li.KccllniH'ouK -Adv.'UJCf.s (.nd- 
jnstinonls) 


3,37 


• »» 

18 — Gmeral .‘Vdministnition 
(rri'dit on ncommt. of 
n5-J‘. I. IVorks) 


Cl 

1 

• t* 

• •• 

LoCAT, FuSDS AVI) Co.VlT.l- 
niT-iio.vs. 

Excluded Lnt'ul Funds — Civil 
AVork.s . , . 

28.3,58 

0.300 

4 

22-50 

/ 

21-50 

Coni rihu* ion 'Work.s. — Civil . 

25,985 

0,914 

22-70 

21-50 

Cont riliut ion Work.s, — Military 

• •• 

• •• 



Tjikavi Ai)v.\>'Ci;.s 





Irrig.alion 'M'opkB . 

... 

... 

... 

■ > • 

Total 

0.11.282 

i.;so..3i8 

22-80 

29-78 


^Indinii Convale.oonl Sceliont Dop^a . • 

'lViin>orary nct'Otninixlntioii for Indian Infantty lanes, 
DecF.a ..... 
IRxtcnsion of Indian Infantry Ilnrracks, Ttritipuro. 
Exp.mbion of Indian Infantry Linca, Ucoli 


]t« 

l.«2S 

57, 711 
31,217 
£ 5,200 




IK r,t 



9- 


Tools and Plant. 

13. The charges during the year on account of Tools and Plant amount- 
ed’ to !Es. 11,848 \as' detailed below, or '1*86 per cent.- upon the outlay on • 
Worts and Repairs (excluding outlay on which charges for Tools and Plant 
were not permissible) : — 


Fund and Major head. 

Outlay 09 WorlcE 
and Repairs 
on which 
percentage is 
charged. 

Charges for 
Tools and 
IMant. 

.Forcentage 
for Tools and 
Plant upon 
the ontlay 
on Works 
and Re- 
pairs. 

Ihterial. 

Rs. 

Rs. 


43 — ^Minor Works and Navigation . 

69,789 

1,427 

2-04 

35 — Protective Irrigation Works . j 

1,234 

26 

2-03 

47 — Military Works (Ordinary) 

22,999 

470 

- 2-04 

Barrack Department (Military) 

9,591 

• •• 

• •• 

“War Controller” (His Majesty’s 
Government) 

*1,18,646 

8,25,144 

593 

0*60 

46 — Civil Works 

6,652 

2*05 

Civil Department (on account of Resi- 
dency furniture, Ajmer and 

! 


Abu Residencies) . 

9,636 

192 

2-00 

Miscellaneous Advances (adjustments) 

• •• 

54 


Local Ponds & Contributions. 




Excluded Local Funds. — Civil Works 

28,368 

670 

2'01 

Contribution Works. — Civil 

26,985 

J, ( 4>j7 
' 1878 

1 1*87 

Contribution Works. — Military 


K 

%•% 

1 ^ 

• •• 

Ta-katj Advances. 




Irrigation Works 

• •• 

• •• 

• •• 

■ Total 

6,11,282 

11,348 

1-86 


*Vide details given in paragraph 12. 

tRs. 87H represents aotual expenditure on Repairs and Carriage of Tools and Plant 
in Ajmer Division. 

Personnel. 

14. Mr. 0. E. Hall, Superintendii^ Engineer, continued to hold charge 
of the appointment of Superintending Engineer, Rn jputana, and Secretary to 
the Local Administration in the Public Works Department except for the 
period 3rd May to 18th December 1918 when Mr. Hall was on combined 
leave. Mr. H, J. Hope, Executive Engineer (United Provinces), officiated a.s 
Superintending Engineer during Mr. Hall’s absence. 

Rai Bahadur Chhuttan Lai, Executive Engineer, held charge of the Ajmer 
Division throughput the year with effect from the 5th April 1918. 

Mr. R. Gadsby, Executive Engineer, held charge of the Mount Abu 
Division throughout the year with effect from the 10th April 1918.’ 

Director, Civil Srptlies. 

15, In May 1918 Mr. Hope, Officiating Superintending Engineer, and 
Secretary, Public Works Department, was appointed Director of Civil Supplies, 
Rajputana and Ajmor-Merwara, in addition to his' ordinary duties. - Local 
Priority Committees were appointed in Ajmer-Merwara and in most of the 
Native States of Rajputana for the purpose of considering applications of ■ 
merchants for priority certificates for the transport of grain and merchandise, 
and as Director Mr. Hope rendered material help in obtaining food supplies 
for such parts of the Province as were most in need of replenishing their 
stocks. 
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On llio rolnrn of Mr. TTftll from leave in Drcnmijcr 1918, the Civil 
Supplies I)cp.arl.mcut eonslilulrd a sepamlc olmrgo under Mr. Hope ok 
“ director.” 

IG. The usual apjminliers showing the rfl.ads luainUiined by the riihlie 
IVorhs HoparlinetJt (hiring the year, and furnisliing ilelails of ‘the expeiuU- 
turc iuourrod under (ho various (inamv he.ads, are allaehrd. 

17. A map of the Province and .a di.agnim showing the cxpemlilurcarc 
.also attached. 


C. C. n. JiOfiG, JjT.-Coi,oni;i., 

Sfcrtior^ /e /if Jlr’t'ttf (if /{> (if fie-TfrnfrOfKrrut, 
iid/yi/as.f, Ciif/ OnttiVjiVscr, 

IB tir Ifirh Jhj 
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APPENDIX A. 

I 

Statement shmoing the length of metalled and unmetalled rodAs- maintained 
hy the Fuhlic iForhs Department, Majputana, during, the year 1918-19. 


Dmiion. 




JurEBiAn 

Distbict Boabs 

ToTAn uilbaob 



20 ADS. 

BOADS. 

uaibtaiited. 

Difltrict and Nativo 


% 


O 


% 

States. 






'3 


9 

3 

« 


■M 



■1 

I 

'rt 

a 


g 











Miles, 

Miles. 

Miles. 

Miles, 

' 

Miles. 

■ 

Miles. 

< 

Ajmer 








Kishangarh 

Jaipur 


172 

66 

43 

17 

'215* 

'ii3 

Mewar 

..J 






* 

'Merwara 

•< 



• 





Mount Abu 

• •• 








Sirohi 

• •• 

- 

92 

122 

s* • 

88 

'02 

210 

Deesa 

... 1 







.Marwar 

...J 




• 



Total 

... 

264 

218 

43 

105 

307 

323 


Ajmer Division* 


Mount Abu DiviBion* .. 




*Sca statement attached. 


















statement ahoicing the length of metalled and unmctallcd road* mnintaintd in the Jlottnl Abu Diehion during the gear 1018 * 19 . 



15 SaTA(;h.iL-v Rnad ... .SiiMsh.'dajlfithmnc j 0 1 C j 0 9 oj 0 

17 Bcawar*Shcopuni RmiI Rcawar, !«». mite, ItL Slwpuras'luJaRttMlJ* 9 I 3 .’90 o ilKOO 

‘ ' furlonff, 150 feet. lltli mile. | I ^ 



18 Jaasakheta-Todgath. Koad oia Jasaakliera 25tli mile, Todgart- ota Bara- 16 0 0 16 0 0 

Barakhan. , 4th furlong. khan, 40 hh mile.' 

19 Beawar-Masuda Hoad . Beawar, mile stone 1. Masuda, 14th mile . J3 .0 0 13 0 0 Total length is 14 miles but, 

20 • Dawair-Pass Hoad . Dawair, 67th mile . Marwar State bound- r .5 5 0 5 5 0 1st mile is maintained by the 

Ma n •% ^ ... ^ 
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Arm'DTX Ji 

Slafcmcnlofe.vpm!ihireon Public Jrorhin Jt«}vnhun for thajcav 1018-19. 


I’lir. 1 M''l I'lHiiii'f I 


IMPERIAL. 

V.-FAMINL UKliir.K WORKS IN 
. c 1 1. \ mill OR r.w.i). 

U'ouKfi. 

IVnl:^ 5n Ajnicr Suli-CMU'clomti' ..O 

„ HftWAr II — l 

„ 'riHlfrarli II ^ 

Tft.}!, Jrrscjtit-. 

Cint. Jt'onys. 

OrijjinAl wnrV* — — "0 

Itt'pfltfj* ••• ** I 

r.Mali'.Wiracnt •- •" •“ j| 

TooL ftiid V^»nt 

Tftjl, t’iril 1 ^"!* 
GrATcnovs A'niry- 

Oiven in Government In»lUution« 

Tclaf, Jjntttr P(!»W ^ 

cr.-CONSTRUGTION Oin’ROT 

I1:U1GATI0N ^\OUKS. 

n’or.K^ron vruicii Cj.riTAi A^v Icrshvi. 
, iccqv::ts M'-c Kirrr. 

Stirvi-j'.*! atiil InvfsOpntinii^ 

t3_llUUG ATION, 

A.N’O NAVIGATION. 

U’or.KsroK \rnwi! CAriTAh aup A’rrr.voK 
jccovxTS AF.r. Kcrr. 

CtriTAi. OuTwr. 

Tanki! in Ajmer Sub-Collcdoratc -• I 

„ Ue.iwar h 

„ Tixlf-arli II 

Total 

Carriwl over, Minor Works&Navijjation... 


A<’ •!»!«. 


JnJS-lo. 

lii-ii.i.', 



1 ttur^‘%1 

1 

!t«. 

1 itx. 


loSM'i. 


l,ei'» 60,000 

1 , 211 ' iVi/'llO 




60,000 


li, 32 S 11, coo 

1,102 ’ ... 

12,130 ll,C0n 

12,430 lljCOO 


4 , 01 " C ,000 S ,000 6 ,r .03 





OOG'Sp'g 006'00‘9 


089‘91>‘a 


flzi'eg'g 


••• 


(BlPDi) lYiaiawi ‘iBJoi 


i8l‘80‘t OOO'iO'f 000‘99‘J- 1 9ia'C0'? 



£8l'80‘t 000'i9'f 000 ‘ 59 'f 9IS‘00'p 


969 

f66'3 

80l'fi6 


PIZ'll 

98Z'81‘ 


906'88'l 000‘08‘ 
ooo‘29‘ 



ZPS'OP 


698*11 

■P96'8? 

0Z9*18 


OCX's 

399*9 

Q2Z‘n 

998*98*1 

683*88*1 


98£*99 006*98 OSS'OP 6I8‘6B 



98i*99 006*98 OfiS'OP 618*6,8 


088*11 881*11 


OZP 

iI8*9 

tofl'ex 

986*8 



899*99 009*86 000‘Z9 SIZ*06 


tSl‘88 

990*01 

PZP*I9 



tyjo^u i}(t*o ‘inox 


pnDi3ug[ HI oan?ipuadia [ — pnpgd 


•• osnsdsns 

” qaB[d puB s[ooj;, 

•• !}a8inqfl{iqB!jea 

•• sjtBday[ 

’* sqioM ibuiSmo 


•S3HOZ4. 'IIAIO— Sf- 


iyMji ‘pfox 


pntqSuji nt oini>jpnadxg[ — jonp^d 


<)U8ni)iBd3(j qoBJjBg 
••• osuodsng 

)uc[d puB sjcoj^ 
••• !)U3inqsi[qBqs[i{ 

•• BJiBda^f 

••• sqjoM iBuiSjJO 


•SSHO^ iXIVJil'IlIY— ZP 

uotjvSiav^ pup t'iMji Joufjj[ ‘ppx 

sqjoAV pijuouitjadxo puB XeAing 

M<r.T.T HOH 3iir BXHaODOr 
aamASd qsv ivzjdro hoibai uod bsboji 


... ... ft qiBSpoj, " 

... >• JBMBOJf •' 

— , o^Bjo^aaipo-qng aomtv 

■sasHajXQC OKisaOjW out ans'iAa'a; 
noj^BSiAB^^ 3j sqiOM Jouijq 'pwAiJoj fjqSnojg; 
(p;aoo)— -TVIHadWI 



{'Pfuoo) — a XICTNaJcEV 






































APP3:NBIX 3J.— (ComcW.) 


I'lUti! »n<J ti'* !«• 


IMMf' 

1 

ArJ<ul» j 

1 

|trt i>«l 

r**itt:%** 

JIulfVi 

> JkrUi!>. 

LOCAL FUNDS 




L 


CIVIL WOHKS. 


lu. 

Ki 

lu. 

V.i 

Ori/rinnl 

*«• 

f.n 

5/.:;;. 


f,T,l 

Jlojiatri! 

. • 


£^27 

£7.122 








IV''!" ftml I'Lnt 


5:o 


>;u 

.'O.-i 

Tolal. wca ri’KIlS 

• •• 

**r. *tt i 

!t:.T7e 

s:.,t*oo 

■ir.M'- 

CONTRIBUTIONS. 






MlLlTAUy UOllKS, 






OriKuiM « 

... 


> «» • » I 



Itcy>sif< ... 

*♦ 

• ••• 


* • 

a a • 

Kvialiliilm'-nt ... ... 

• .t 

* •.* 


«•« 

aaa 

TvCit^ nfiil I'Unt ... 

« • 

; 

1 •* * 


... 

r.fa?, JI.Wf.jf.j- 

• a« 


s.sn 

.H,14V 

.'..TS'i 

CIVIL WOUKS. 

! 




i 

Oficitial «frlp 

1 

.%• 1 


*•* 

• 1 

j'.vir. 

... 


SH'. ».’>•> 

•• • 





S, ’.»»■» 


*•« 1 


T'j’.f' a>i'I I'Lnl ... ... 

• t • 

i.crtr. 

... 

1 

[ 4V.» 

Tiiit, CiViV 

... 


> • 


^ C.f 1 

Tclal, COKTRlkTIOSS 



S.-VU 

.'•.,14* 

j 1 « 

1 

TAKAVI ADVANCES. 






(ir.KIGATlON WORKS.) 






AYorV-i ntsil r. piij# ... 

#•» 

’ 

• •• 

»*• 

a- » 

... ... 

»♦* 

... 

«* » 



TcjI-s and plant 

... 

! 

1 


1 

• • • 

« a* 

Total, TAl'AYl APYANCCS 


• •• 

... 


• •• 


r.Ar Aii 8E-C0-11-1S, 



















